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Contract No. BB-425 
Task Order No. 4 
Amendment No. 1 


2 0 JUN 1963 


Information Technology Laboratories 
Division of ITEK Corporation 
Lexington, Massachusetts 

Gentlemen: 

1. This document constitutes Amendment No. 1 to Task 
Order No. 4 of Basic Agreement BB-425 (hereinafter called 
the contract) as entered into between the parties hereto as 
of 30 April 1962. 

2. Upon technical evaluation of the results of Phase 

I of Part I of the schedule, the parties hereto mutually agree 
to, and by this Amendment No. 1 do hereby amend the contract 
schedule as follows: 

Phase II of Part I SCOPE OF WORK, is deleted in 
its entirety and the following is substituted therefor; 

"PHASE II 

1. The Contractor will perform the work and 
services set forth in the Contractor’s supplementary 
proposal entitled "Extension of Spatial Filtering 
Development for Image Enhancement Viewer" under trans- 

~~ mittal date of January 15, 1963 . 

2. The Contractor will submit monthly progress 
reports . 

3. The Contractor will prepare and submit an 
operating manual incorporating all changes and modi- 
fications. ” 

PART II I-DELIVERY is amended to read as follows: 

" Phase II shall be completed on or before 30 
November 1963." 


C^-g[|PyB00820R000300 


Approved For Release 2002/09/04 : 


10009-2 


Approved For Release 2002/^^|;^IA-RDP67B00820R0003001 10009-2 


25X1 A 


3. By reason of the above the total estimated cost 
and fixed fee as set forth in paragraphs 3 and 4 of the 
contract is revised to read as follows: 


a. The estimated cost of the perf ormance of th is 

Task Order, exclusive of fixed fee, is[ 

Costs in excess of this amount shall not be incurred 
without prior written authorization of the Contracting 
Officer. 


25X1 A 
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b. The fi xed fee for Ih e performance of this Task 
Order shall bel 


c. The combined total of a. and b. above is 


4. The above r esults in a net reduc tion in the estimated 
cost and fixed fee o:| 

other terms and conditions remain unchanged. 


"(respectively . A^5X1A 


5. Please indicate your acceptance of this Amendment No. 

1 to Task Order No. 4 by the execution of all three copies hereto. 
The original and one copy are to be returned to the undersigned. 
The remaining copy may be retained for your files. 

Very truly yours, 


Contracting Officer 

ACKNOWLEDGED AND ACCEPTED 
I TEK Corporation/) 

B 

T 

D 
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